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1. NEW 


STATUS REPORT, 


ft 


SERIAL NO. 2& 

^JAi.DELii,EREILXa| 



JANUAFMA-RJR-JELiS HT /TEST . J THIS^T jCOMPLETES/PELiyERY OF NEW 
UNITS ON CONTRACT LG-5020 AS SCHEDULE, 


25X1 A . 
25X1 A 

25X1 A25X1 A 


2. DUE TO DELAY IN RECEIPT OF - NEjf. P.E. LENSES* SERIAL 
NO. 26 WAS EQUIPPED WITH LENS NO oj, 17^ WHICH WAS REMOVED FROM 
NO. 8. THIS LENS WITH fe MIRROR J&LLIMATED OUT . 

j SATISFACTORY WITH AWAR OF 45 L/MM. DELIVERIES OF NEW P.E. 
LENSES ARE SCHEDULED ONE PER MONTH STARTING 19 FEBRUARY. 

3. NEW CONTOUR INDICATES A POTENTIAL IMPROVEMENT OF 

50 PERCENT OR BETTER OVER PREVIOUS RESULTS. LENSES WILL BE 
INSTALLED IN B NO. 8 AND PLATEN RErMACHINED, TO MATCH. 
ANTICIPATED IRAN COMPLETION DATE IS 15 FEBRUARY. 

4. LENSES NO 12 AND 6 FROM B NO. 7 AND 13 HAVE BEEN 
SHIPPED VIA 


25X1 A 


25X1 A 


FOR REWORK BY P’.E. ANTICIPATED COMPLETION 


DATE SOMETIME IN APRIL. AWAITING CONTOUR DATA ON REWORKED 
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LENS NO, 45, WHICH POSSIBLY CAN BE USED TO EXPEDITE COMPLETION 
OF IRAN ON B NO, 7 BY END OF FEBRUARY. 

END OF MESSAGE 
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